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TOWN OF ARLINGTON, MASSACHUSETTS 
ADVANCED METERING INFRASTRUCTURE AND METER DATA MANAGEMENT 

CONTRACT NO. 18-38 

ADDENDUM NO. 2 


To be considered as part of the Request for Proposals for Contract 18-38. 

REQUEST FOR PROPOSALS (RFP) 


1. A new proposal due date shall be granted to provide vendors additional time to prepare their 
proposals. The new proposal due date is August 20, 2018 at 11:00 a.m. 

2. On Request for Proposals page 1 delete: 

“Proposal submissions (as required in the proposal documents) will be received at Town 
Hall, 730 Massachusetts Avenue, Arlington, Massachusetts 02474 until 11:00 a.m. 
prevailing time, on August 9, 2018.” 

And replace with: 

“Proposal submissions (as required in the proposal documents) will be received at Town 
Hall, 730 Massachusetts Avenue, Arlington, Massachusetts 02474 until 11:00 a.m. 
prevailing time, on August 20, 2018.” 

3. On Specifications page 6 delete: 

The anticipated schedule for review, selection, and agreement is as follows: 


Event 

RFP Available to Proposers 

Proposal Due Date 

Request to Interview (if necessary) 

Interviews On-Site (if necessary) 

Notification of Intent to Award 

Execute Agreement 

Notice to Proceed 


Date 

July 18, 2018 
August 9, 2018 
August 31, 2018 
September 12, 2018 
September 28, 2018 
October 26, 2018 
November 2, 2018 


And replace with: 

The anticipated schedule for review, selection, and agreement is as follows: 


Event 

RFP Available to Proposers 

Proposal Due Date 

Request to Interview (if necessary) 


Date 

July 18, 2018 
August 20, 2018 
September 11, 2018 
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Interviews On-Site (if neeessary) 
Notifieation of Intent to Award 
Exeeute Agreement 
Notice to Proceed 


September 21, 2018 
October 9, 2018 
November 6, 2018 
November 13, 2018 


END OF ADDENDUM NO. 2 


TOWN OF ARLINGTON, MASSACHUSETTS 
BY ITS PROCUREMENT OFFICER 

WESTON & SAMPSON ENGINEERS, INC. 

PEABODY, MASSACHUSETTS 
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